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CONFIDENTIAL MONTREAL 2072 

FROM USPERMREP ICAO 

E. O. 11652: GDS 
TAGS: ETRN, CA 
SUB J : ICAO - NEW BUILDING 

REF: MONTREAL 2024 

1. VERY SPECIFIC QUESTIONS WERE ADDRESSED TO SECGEN IN FINANCE 
MEETING RE UTILIZATION FUNDING IN TRIENNIAL BUDGET FOR BUILDING 
OCCUHANCY BEFORE END 1974. HE ASSURED WOULD BE UTILIZED AND 
ADEQUATE. SAME DAY IN COUNCIL. MEMBERS PRESSED SECGEN TO HAVE 
ASSEMBLY IN NEW BUILDING SINCE WOULD BE READY FOR OCCUPANCY BEFORE 
END '74. SECGEN AND PRESCOUNCIL BACKED AWAY, STATING RISK TOO 
GREAT TO SCHEDULE ASSEMBLY SO CLOSE TO END TRIENNIAL PERIOD 
SHOULD BUILDING COMPLETION BE DELAYED FEW MORE WEEKS. 

2. BOTH SECGEN AND PRESCOUNCIL HAVE DISCUSSED WITH USREP IN 
CONFIDENCE DETAILS ADDITIONAL COST REPORTED REFTEL. PRESCOUNCIL 
EXPRESSED DEEP CONCERN RE PROJECT. CANADIAN REP (PRES ANC) HAS 
NOW CONFIDED IN US MEMBER AIR NAV COMMISSION THAT HE WILL ATTEND 
MAJOR MEETING OTTAWA OCT 26 RE POSSIBILITY CANADIAN GOVT WILL 
REPEAT WILL PROVIDE APPROXIMATELY ONE MILLION DOLLAR DIFFER- 
ENTIAL. 

LAGASSE 
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